Registered Not H49 / 5076 

HSE - 49 / 2016 


PANCHAYAT RAJ & RURAL DEVELOPMENT ( PROGS.II ) DEPARTMENT 


No.59 


ORDER : 

In the G.O. first read above , the work " Providing Road from Kokkirapalli to 
Vantlamamidi in G.Madugula Mandal , Visakhapatnam District " was administratively 
sanctioned for an amount of Rs.173.65 lakhs ( MORD share : Rs.104.19 lakhs ; State share : 
Rs.69.46 lakhs ) under PMGSY Phase XI during 2018-19 . 


1.G.O.Ms.No.60 , PR & RD ( Progs . II ) Dept. , Dt . 28.05.2018 . 
2.G.O.Rt.No.263 , PR & RD ( Progs.II ) Dept. , Dt . 19.05.2021 . 
3.From the Engineer - in - Chief , PR , A.P. , Vijayawada Lr.No.AEE / DEE / KNL 
/ PMGSY phase - XI / AP1918P17 / Kokkirapalli / 2021 dt : 28.07.2021 . 


2. In the letter third read above , the Engineer - in - Chief , Panchayat Raj , A.P. has 
furnished Revised Administrative Sanction proposals and requested to accord RAS for 
Rs.236.00 lakhs for the above work with modified MORD share and State share as indicated 
below : 


4 . 


SaAMARAVATI , TUESDAY NOVEMBER 13 2022 

Rs . in Lakhs 

Rs . in Lakhs 


As per OAS 

As per RAS now proposed 
Net Increase 


104.19 

--X- 

104.19 


Dated.02.06.2022 
Read the following : - 


69.46 

131.81 

62.35 


3 . 

In the circumstances explained above , Government , after careful consideration 
hereby accord Revised Administrative Sanction for an amount of Rs.236.00 lakhs as against 
the Original Administrative Sanction of Rs.173.65 lakhs for the work " Providing Road from 
Kokkirapalli to Vantlamamidi in G.Madugula Mandal , Visakhapatnam District " under PMGSY 
( P. No. AP1918P17 ) . 


To 

The Engineer - in - Chief , Panchayat Raj , A.P. , Vijayawada 

The Superintending Engineer , Panchayat Raj , Visakhapatnam District 
Copy to : 

The Director of Treasuries & Accounts , A.P. , Vijayawada 

The Director of Works & Accounts , A.P. , Vijayawada 


The P.S. to Deputy Chief Minister , PR & RD , 

The P.S. to Prl . Secy . to Govt . , PR & RD , 
Sc / Sf 


Total 

Rs . in Lakhs 


The Engineer - in- Chief , Panchayat Raj , A.P. is therefore , requested to take further 
necessary action in the matter . 


The Pay & Accounts Officer , Works & Accounts , A.P. , Vijayawada 

The Finance ( FMU - Works ) Dept. 


173.65 

236.00 

62.35 


5. This order issues with the concurrence of Finance ( FMU Works ) Dept. , vide their 
U.O. No. 1673768 / FINO1 - FMUOPC ( PRRD ) / 50 / 2022 - FMU - WORKS , dt.06.04.2022 . 

( BY ORDER AND IN THE NAME OF THE GOVERNOR OF ANDHRA PRADESH ) 


G.1296 


// FORWARDED :: BY ORDER // 


GOPAL KRISHNA DWIVEDI 

PRINCIPAL SECRETARY TO GOVERNMENT 


جاتے 


sin . & . L . 


SECTION OFFICER 


